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CONPIDENTIAL ISTANBUL 2943 

BEIRUT FOR RSO; ATHENS POR TSO 

EO 11652: GDS 
TAGS: ASEC, OGEN 

SUBJECT: SKYLINK INSTALLATION - ISTANBUL 
REF: STATE 212309 AND BEIRUT 11253 

1. SKYLINK INSTALLATION BY TECHNICAL PERSONNEL SCHEDULED TO 
BEGIN LATTER PART OP OCTOBER. CONCRETE PAD ON CHANCERY ROOF 
SCHEDULED TO BE CONSTRUCTED SOMETIME IN SEPTMEBER. SEABEE 
CAN BEGIN WORK ON DOORWAY IN TCU AREA AND PHONE BOOTH IN C&R 
AREA IMMEDIATELY. PRINTS AND SPECIPICATION IN POSSESSION OP POST. 

ALL MATERIALS ARE A VAIL ABLE LOCALLY AND IT IS ESTIMATED THAT PROJECT 
WILL TAKE APPROXIMATELY ONE WEEK. CONSULATE HAS ALL NECESSARY 
CONSTRUCTION TOOLS AVAILABLE AT POST. 

2. UPON NOTICE THAT SEABEE WILL TRAVEL ISTANBUL, HOTEL 
RESERVATIONS WILL BE MADE. 

3. TSO ATHENS ADVISED IN CORRESPONDENCE THAT SEABEE WAS 
NECESSARY POR SURVEILLANCE OP CONSTRUCTION WORK BY LOCAL 
CONTRACTOR. DEPARTMENT AIRGRAM ON SKYLINK PROJECT MADE 
NO MENTION OF THIS. PLEASE ADVISE IP SEABEE MUST BE 

PRESENT DURING CONSTRUCTION OR IP SURVEILLANCE TO BE CONDUCTED 
BY MARINE SECURITY GUARDS. 
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